PUBLIC RECORDS, IRELAND. 



A Detailed STATEMENT of the several Works which are now in 
progress, under the Authority of the Commissioners of Records 
in Ireland ; as also of those contemplated by them in the execution 
of their Commission ; specifying the Time and Expense which may 
be required for their completion, with the present state of Proceedings 
relating thereto ; together with a List of the several Volumes com- 
piled under said Commissioners, whether Printed, fairly Transcribed 
for Public use, now at Press, or in progress of Publication. 



Ordered, by The House of Commons, to be Printed, 7 July 1830. 



I T may be proper to premise, that in England the Commissioners of Records 
were enabled almost immediately after their appointment, which took place ten 
years previously to the date of the Irish Commission, to commence printing their 
several Works, the materials of many of which they found already formed; while 
in Ireland, in consequence of the confusion and dispersion of the Records through 
various offices, it became necessary to undertake the laborious primary process of 
collecting and arranging them in the proper repositories to which they belonged ; as 
also of forming Abstracts in order to provide the materials of many heavy works 
for press, or fair transcript, wherein several years were consumed, and considerable 
expense incurred. These obstacles and difficulties, and the necessity of these 
preliminary proceedings, were laid before Parliament in the Reports of the Com- 
missioners, in which it is also observed (Vol. 2, p. 39), “ that, with the exception 
“ of Lodge’s MS. Works, there did not exist in any repository a single Calendar, 
“ Repertory, Index, or Inventory, that the Commission could avail itself of in the 
“ progress of its labours, or by any correction render useful to the Public; all was 
“ to be done anew, and the pile raised from the foundation.” 

2dly. That in addition to the three volumes already printed, large collections of 
materials, containing a variety of valuable information respecting the Public Records, 
have been formed under the authority of the Commissioners, with considerable 
difficulty and labour, and have from time to time been annexed as Appendixes 
and Supplements to the several Annual Reports of the Commissioners laid before 
Parliament, and have been printed in three large folio volumes ; and that for the 
sake of economizing the expenditure, as far as was consistent with affording the 
public due facilities of reference and research, several Works, which were also 
compiled under the authority of the Commissioners, have not been printed, but 
fairly transcribed, and lodged in their respective offices ; the titles of which, and 
the number of volumes in each work, will be found in the following Return. 

3dly. That besides the Works already slated as published, either in print, or fair 
transcript, a large Collection of MSS. of Works preparing for publication has been 
formed, including a complete and authentic edition of the Statutes of Ireland. 
These materials, which are described in the following Return, have for some time 
been ready for press, but have not yet appeared in print, from a desire on the part 
of the Commissioners to meet the wishes of Government in limiting the annual 
expenditure of the Commission to such a moderate sum as would eventually, though 
gradually, ensure a complete execution of the highly-important trust reposed in them 
by the King and Parliament. 

625. A 
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I.— WORKS NOW IN PROGRESS OF PRINTING, &c. 



i. Calendarium Rotulorum Patcntium in Cane. 

The Calendar to these Rolls extends from the reign of Edw. I. to the period of 
the Revolution in 1688. 1 

The first part of Volume I. has been published, comprising the period from the 
reign of Edward I. to that of Henry VII, both inclusive. The second part of 
'the same volume, commencing with the reign of Henry 8, and ending with that 
of Elizabeth, is in progress of printing. The MS. materials for this volume lias 
been prepared for press ; the text of the calendar of the reign of Henry 8. has 
been printed off, and the Sub-commissioner is now engaged on that of Edw" VI 
It is estimated that three years will be required for the completion of this part of 
eluded 1 Voiu “ e ’ at an ' ex P enseof printing, paper, and editorship ip. 

' The second volume, comprehending the reign of James I. is also in progress 
of printing, completing the text to tile 15th year of that reign, and it is estimated 
that this volume, with indexes, may be completed in a year and a half from 
ihidS eSent time ’ ataU expe “ se of 1 > o6 5 / - printing, paper, and editorship in- 

In addition to the volumes now in hands, two more will bo required to com- 
plete the work to the Revolution, at which period it has been recommended that 
rt should terminate; and the whole may be completed within five years from the 
present time, at an expense of 1,850/. per volume. 



2. Inquisitiones Post Mortem , <§■<;. . . 

These Records commence in the reign of Henry VIII, and terminate about the 
period ot the Revolution. 

; A Repertory to this class of Records, both in the Rolls and Chief Remem- 
bianeers Offices, has been formed, and is now in progress of printin'*. 

. I he first volume, containing the Repertory to the Inquisitions of the Rolls Office 
in the province of Leinster, has been published ; the second, containing those of 
Ulsler has also been published, and the third volume, comprising the Munster 
Inquisitions, which is now in hands, it is estimated may be completed in two years 
and an hail from the present time, at an expense of 1, 800 1. printing, paper, and 
ed toislup included. Another volume, containing the Inquisitions of Connaught, 
“ t “ c ° m P lete t! ™ « the Rolls Office, which, it is estimated, 

Sr^:fi^,S me ° fl ' 300 ^ ithin ° ne > e " r “ d 

rel!te e eUllfl ert , 0ry ,i t0 Ule In . c l uisiti “ ns . the Chief Remembrancer’s Office, which 
lelate chiefly to the possessions of dissolved monasteries, and are of a character 

volume "Z W,t V m ‘ he llolls - "»» a ‘ press, will be comprised in one 

volume, the expense of which will not exceed 1,800 /. F 



3 - Charts Privilegia, and Immunitates. 

Ci 3 !"« Jfr ab ! e ■ C °!! ec f io " - of p ? blic muniments, comprehending documents both 
sheiofre I “!■ ““estimated will he comprised in one volume of .50 
of Henr! S 'n e3 ' d ? rade ,* eS ’, 0ne hundred pages of the text prior to the reign 
’ hf"" 3 be “ ? re / d y pnnted - 11,11 froni the peculiar character and diffi- 
1 ”‘ h . e '™ rk ’, a P”°. d ° f bHuee years will be required for its completion, atari 
expense ot 1,850/., printing, paper, and editorship included. 

4 - Volume of Ecclesiastical Documents. 

ec^^iast?rfil C r!rtnrp °^, a . ^ r S e collection of Records and public muniments of an 
libraries is nearly w , wer ? J^nd * n several record repositories and public 
Books • V ' ,lt V h T, eXCepti0n of P artsof the Re g al Visitation 

Account Rolls 5 ln i f 3 '! 1 'r th ® : Prero ptive Office, and of the First Fruits, 
maybe com rile teH 1 1 Aud ' t0 '' Genera ^ 8 ^e. The whole of this collection 
^ p current year, and the only additional expenses contem- 

plated 
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plated by the Commissioners in regard to this work, is that of forming Indexes 
of persons and places to the several parts of the collection. The propriety 
of annexing this collection as an Appendix or Supplement to the Twentieth 
Annual Report of the Commissioners to be laid before Parliament, is under the 
consideration of the Board. 

5. Repertoiy to the Decrees of the Exchequer. 

The decrees of the Equity side of the Exchequer commence in the year 1509, 
and the formation of a Repertory to these Records, hitherto without any reference, 
has been nearly brought down to the Union. The completion of this Repertory 
• to the present time, which is of a character similar to that already formed to the 
Decrees in Chancery,, will occupy about four years, at an expense of 150/. per 
annum, exclusive of the formation of Indexes of persons and places. A fair tran- 
script of this Repertory and Indexes, at the rate of is. 6 d. per folio, will 
required for depositing in the Chief Remembrancer’s Office, for the use of the 
Public. 

6. Index to the Books and Rolls in the late Auditor General’s , now 
Vice Treasurer's Office. 

Of the 34 volumes, comprising a series of books in the late Auditor Genergl’s 
Office, intituled, “ King's Letters, Orders, &c.” and hitherto without any reference, 
a draft index of persons and places has been already formed to 20 volumes, and* 
it is estimated that the completion of the index to the remaining 14 volumes will 
occupy about six months from the present time, at an expense of about 1 20 /. A fair 
transcript of the entire Index, arranged in dictionary order, will be required for the 
use of the office, which, at the rate of if. 6 d. per page, for two volumes of 400 
pages each, may be estimated at 150/. more, the arrangement and binding, &c. 
included. 

7. Index to Fiants, Pleadings , and Decrees in Chancery. 

The comparison of the unenrolled Fiants with the Repertory thereof has been 
made, and the Repertory itself completed. A fair transcript thereof for depositing 
in the Rolls Office is now in progress, and, with an Index of persons, will be 
finished in about six months, at an expense of about 50 /. 

An examination of the original Decrees in the Rolls Office, with the Repertory 
thereunto formed, is in progress, and may be completed in about fopr months, at an 
expense of about 30 1. 

An Index to the ancient Pleadings, found in the dome of the Four Courts, and 
moved into the Rolls Office, and. to which there is no kind of reference, will be 
required ; the execution of this duty, it is estimated, may be completed in four years, 
at an expense of about 150/. per annum. 

8 . — Repdir and Preservation of Records. 

The repairing of the Inquisitions, and mutilated membranes of the Statute aud 
Patent Rolls in the Rolls Office, is now in hands ; after which the repair of the 
Inquisitions and Memorandum Rolls in the Chief Remembrancer’s Office is to be 
proceeded with ; as also of the Plea and Pipe Rolls in the Tower, together with 
the repair and securing by binding of such Records and original Documents in the 
Prerogative, late Auditor General’s, and other Record Offices, which may more 
immediately require it for their future preservation. The expenses attendant on 
these most necessary operations, which may be completed in four years, will not 
exceed a sum of 150 /. each year. 

9 .' — List of Patentee Offices. 

The state of this Work, which is carrying on in England, and the time and 
expense required for its completion, can only be ascertained by a reference to the 
Irish Department in London. 

The Works prepared for Press or Transcription, are 

. 1. Calendar of the early Memoranda Rolls in the Exchequer. 

This Calendar commences with the Reign of Edward I., and contains much 
valuable information of a legal and historical character of this early period. It .is 

^ 2 5 - estimated 
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estimated that the Draft Calendar already formed may be comprised in one large 
folio volume, and that the expense required, printing, paper, and editorship 
included, will not exceed the sum of 1,850/. 

2. Calendar of the early Plea Rolls in the Tower. 

This Calendar commences in the reign of Henry III, and also contains much 
valuable information of a legal and historical character during that very early period. 
It is estimated that the materials already prepared for printing will not exceed 
a volume of 600 pages, exclusive of Indexes, and may be completed at an expense 
of i> 55 ° printing, paper, and editorship included. 

3. Statutes and Ordinances of Ireland. 

In the view of saving as much as possible any unnecessary expense, it was 
deemed advisable, instead of reprinting an entire edition of the Statutes of Ireland, 
which would extend to nearly ten folio volumes, to substitute one volume that would 
contain all the Addenda and Corrigenda found in the present edition. This com- 
pilation, with all such inedited Court-hand Statutes, as have been found among the 
Records, with appropriate Indexes, might be comprised in one folio volume, 
consisting of about 200 sheets, or 800 pages ; and which, from the typographical 
difficulties attendant on such a Work, it is apprehended could not be completed 
within three years, at an expense of 2,800 /. printing, paper, and editing inclusive. 



4. Catalogue of MSS. Trinity College , Dublin. 

A descriptive Catalogue has been formed, under the authority of the Commis- 
sioners, to the large and valuable collection of MSS. in the Library of the 
University, referring to upwards of 40,000 MSS. This Catalogue, it is estimated, 
may be comprised in one folio volume, consisting of 100 sheets, or 400 pages, at an 
expense of 800 /., printing, paper and editing included. 



5. Collections of Deeds and Wills from Original Inquisitions in Rolls and 
Chief Remembrancer's Offices. 

Copies rfal 1 Deeds and Wills found among the Inquisitions in the 'Rolls and 
Uitet Kemembranee 1 - s Offices having been made, a revised and fair transcript of 
tms Work, with Indexes, will be requisite for lodging in the Registry of Deeds and 
wills, estimating such transcript would occupy 2,000 pages, at the rate of is. 6 d. 
pel page, the expense of completing this Work, exclusive of Indexes, will not exceed 
the sum of 300 /. 



6. General Index or Classified Schedule of the Contents of the 
Parliamentary Records. 

A fair transcript of this Index may be necessary to be lodged in the Office for 
the use ot the 1 ubhc; but it is to be observed, that as the original Draft Index 
has been compiled with great care, and is in a good state of preservation, there may 
be no necessity lor incurring this expense. In case, however, it should be deemed 
necessary, the probable expense thereof will not exceed the sum of 250 /. 



II.— MEASURES CONTEMPLATED, AND TO BE UNDERTAKEN. 



. Diocesan and County Records. 
• Schedules and Inventories. 



P™. vid '"g for the , “cunty and preservation of these Records, as well as of 
those of the Crown and Town Clerk's Offices in Ireland, as also the formation 
of general Inventories or Press Catalogues of the Contents of those. Offices, and of 
the several Record Repositories in Dublin, together with the reparation, of such 
Records and Muniments as are mutilated and in danger of being lost or destroyed,., 
have been postponed until progress had been made in the several Works already in 

hand ; 
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hand ; but with respect to the time and expense required for the completion of those 
necessary duties, it is difficult to form a precise or accurate estimate, without know- 
in*' the uctual present state of those several Repositories. Judging, however, from 
the experience of the past, and that the attention of the persons now employed 
was directed solely to those objects, it is conceived that they may be effected 
within two or three years, at a very moderate expense. 

9 A Renertoru to the Exchequer Orders in the Treasurer's Remembrancers 
Office. 

These Documents are of great importance, not only to the Public, but as connected 
with the Crown Revenue in Ireland. They are at present unarranged, and inac- 
cessible for want of proper references ; and their examination becomes the more 
necessary on account of the Transcripts of Exchequer Orders in the late Auditor 
General’s Office being imperfect, and therefore not to be relied upon in the forma- 
tion of the new Crown Rent Roll now compiling under the authority of His 
Majesty’s Commissioners of Records, at the request of the Lords of the treasury, 
for the use of the Commissioners of Woods, Forests and Land Revenue. 1 his 
Work should be proceeded on forthwith, and it is estimated that it may be completed 
in the course of the year, at an expense of 250 L 



The present state of Proceedings relating to the foregoing Works may be col- 
lected from the following Statement ; 

THE Select Committee on the Irish Estimates for the last year having in their 
Report recommended that an exact estimate should be prepared in detail of the 
Works now in progress, and still to be undertaken by the Commissioners of Records 
in Ireland, in order to enable Parliament to ascertain how far it may be expedient 
to sanction this branch of expenditure, a letter to the foregoing effect was trans- 
mitted by Lord Francis L. Gower, the chief secretary of the Lord Lieutenant, to the 
Commissioners of Records in Ireland, who thereupon directed to be prepared and 
laid before his Lordship, a detailed Statement, similar to that now submitted 111 the 
preceding part of this Retutn And also transmitted to his Lordship, for laying 
before Parliament, their estimate of the expenses of the commission tor the year 
1830, amounting to the sum of 2,332 /., and which was accordingly done. I he 
followin'' communication from the Lords of the Treasury, dated 1 2th February 1 830, 
was afterwards transmitted by the Lord Lieutenant of Ireland to the Commissioners 
of Records for their information: “ Board of Records.— It appears to my Lords 
“ that immediate measures should be taken for putting an end to this expenditure, 
“ and that it should cease at the 5th July next. My Lords therefore suggest to 
“ the Lord Lieutenant, whether the proposed Grant might not be reduced to 
« 1,166/., being one half of the estimate now submitted.” 

In consequence of the illness of some of the members of the Commission, and of 
the absence of others, it was found impossible to assemble a Board for the con- 
sideration of the aforesaid communication until the month ot April last The 
Secretary in the mean time felt it to be his duty, on transmitting the 18* and 
lqth Annual Reports of the Commissioners to the chief secretary of the Lord 
lieutenant, to represent, in a letter, dated the 27th February 1830, the serious 
injury that would result to the Public from a sudden termination ot the operations 
of the commission, by leaving in an unfinished state the Works now in hand, which 
would thereby be rendered altogether useless, after so much expense already 
incurred; as also, by preventing the completion of the new rent-roll of the 
Crown estate in Ireland, a work of absolute necessity, which was undertaken tor 
the Commissioners of Woods, &c. by the direction of the Treasury ; and to 
the execution of which, the talents and information of several of the gentlemen 
employed under the commission had been assiduously devoted: m addition to 
which, he submitted the great personal inconvenience winch the sub-Commissonew 
would necessarily suffer in consequence of such an unexpected ^ tertninaUon ,*f their 
labours ; many of them having withdrawn themselves from their professions, and 
devoted some of the best ye&s of their lives, first, in a preparato^ process of 
qualification, and afterwards in the execution of the various works allotted to them 
by His Majesty’s Commissioners. . - ... , . , 

The Minutes from the Treasury suggesting^ expediency of putting an end to the 
expenditure of the Commission having been taken into consideration at a meeting of the 
Board, held on the 29th day of April last, the Commissioners postponed coming to 
625. B “ " 
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a final determination in regard to it, in consequence of having ascertained that a sum 
greater in amount than what they had estimated as necessary for the entire year’ 
had been submitted to Parliament in the yearly estimates for the Irish service; but 
they ordered that a general statement of proceediugs should be forthwith prepared 
showing the appropriation of the monies granted for the services performed under 
their directions in the execution of their commission ; and that whatever means 
were left at their disposal should be applied to complete the printing of the works 
now at press, and to secure, by binding, & c., all the MS. materials remaining in 
their possession, so as to ensure their safe preservation, and to provide that the 
Public should have the benefit of the expense already incurred. 

An abstract of the foregoing order having been laid before the chief secretary of 
the Lord Lieutenant at the beginning of the present month, another communication 
has since been transmitted by the under Secretary in Ireland to the Commissioners 
of Records, acquainting them that they were to expect no more than the sum of 
1,166 L, agreeably to the above-mentioned minute of the Treasury ; and about the 
same time a copy of the following document, signed by upwards of 50 of the most 
respectable solicitors in Ireland, was received, which is added to this Return, as it 
shows the state of public opinion in regard to the usefulness of the Record Com- 
mission, and in what estimation their past labours are held by the legal Profession 
in Ireland. 



u e, the undersigned Solicitors in Ireland, having been informed that the pro- 
ceedings of the Irish Record Commission are to be forthwith closed, cannot avoid 
expressing our regret at the circumstance, inasmuch as we know, from our profes- 
sional experience, that they have been productive of considerable benefit ; and we 
are of opinion that their discontinuance, until the completion of the object of that 
Commission, will be injurious to the Public. 

Dublin, June 1830. 

(signed) 



Jos. Dunne, Kildare-street. 

M. Franks, Merrion-squarc. 

Robt. Maunsell, Merrion-square. 
William Duckett, Upper Mount-street. 
Usher Beere, Ilolles-street. 

Thos. Leland, Fitzwilliam-square. 

J. Wm. Browne, 16, Kildare-street. 

J. and C. Macartney, 38, Upper Glos- 
ter-street. 

George Pentland, Rutland-square. 

Pat. Fitzpatrick, 41, Dominick-street. 
T. S. Berry, 4, Hume street. 

Robt. Hamilton & Co. 

Norman & Worthington, 8, Henrietta- 
street. 

Archer & White, Henrietta-street. 

John Chambers, 6, Cavendish-row. 

W. Furlong, 60, Aungier-street. 

Francis Allen, Hume-street. 

Wm. Ware, Hume-street. 

Josh. Abbott, 16, Gloucester-street. 
Wm. Beauman, 42, Rutland-sq. West. 
Ryan & Parkinson, 29, Upper Sackville- 
street. 

John Mills, 12, Gloucester-street. 

J- Wm. Moore, 33, Rutland-square. 
Richard J. I. Orpen, 40 ,GreatGeor"e’s- 
street, N. 

Edwd. J. Nolan, 21, Middle Gloster-st. 
John Galway, 1 1, Summer Hill. 

Wm. Bailey Wallace & Son, Great 
George’s-street, North. 

Leonard Dobbin, jun. 23, Gardiner’s- 
place. 



Menzies & Kellys, 50, Dominick-street. 
Fox & Babington, 91, Stephen’s-green. 
Richd. Levisay, Mountjoy-square. 

Alex. Humfrey, Lower Gardiner-street. 
Wm. Hart, 17, Fitzwilliam-square, W. 
Felix Boylan, Stephen’s-green, West. 
Tho. Seward, Great Brunswick-street. 
Mecredy & Bate, 38, Summer Hill. 
Blennerhassett & Williams, 27, Lower 
Mount-street. 

Anthony Fred. French, office, 5, Upper 
Ormond Quay. 

Robt. Smith, Mountjoy-square. 

Nathl. & Richd. Montgomery, 10, Do- 
minick-street. 

W. S. Hunt, office, 8, Inns Quay. 

Geo. Kelly, Merrion-square. 

Richd. P. Tighe, 7, Hardwicke-street. 
John Tew Armstrong, North Frederick- 
streel. 

James Armstrong, 17, North Frederick- 
street. 

J ho. Crozier, 3, Dominick-street. 

John Ferguson, 25, Gloucester-street. 
Andrew John Maley, 3, Cavendish-row. 
William Pentland, Rutland-square. 

Wm. Henry Carroll, 2, Gardiner’s-place. 
John King Irwin, 30, Rutland-square. 
Samuel S. Reeves, 22, Merrion-square, 
South. 

Ball & Barlow, 7, South Frederick-street. 
Robt. Jones, 21, Peter-street. 

Daniel Pineau, 131, St. Stephen’s-green. 
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HL— A LIST OF THE SEVERAL VOLUMES OF RECORD WORKS COMPILED 
UNDER THE AUTHORITY OF THE COMMISSIONERS, 

Whether Printed, fairly transcribed for Public Use, now at Press, or in progress of 
Publication ; with some Account of same. 



I . — Works Printed. 

1 Reports from the Commissioners respecting the Public Records of Y No of ^ uU - 
Ireland, being their 1st, 2d, 3d, 4th and 5th Annual Reports, with Sup- 
plementsand Appendixes, folio, 1810-1815, boards. 

This Volume contains Returns from the several Record Offices 
and repositories, describing their general contents, and the state 
of the Records in each, with Supplemental Reports and Indexes , 
and also with engraved Fac-similies of ancient Records and Plans 
of Buildings, ordered by the Commissioners ; affording a complete 
general view of the state of the Public Records of Ireland at the 
opening of the Commission in 1810. 

2. Reports from the same Commissioners, being their 6th, 7th, 8th, 

9th and 10th Annual Reports, with Supplements and Appendixes, folio, 
1816-1820, boards. , 

In addition to the various Reports and proceedings 01 the \ g. 
Commission contained in this Volume, the Supplement to the 
8th Report comprises Catalogues and Inventories of the contents 
of the old Birmingham Tower Record Room, of the Parliamentary 
Record Office, the State Paper Room in the Record Tower, and 
of the Surveyor- General’s and Auditor-General’s Office, the 
Rolls, and Chief Remembrancer’s Offices, the Quit-Rent Office, 
and the Prerogative Office. 

3. Reports from the same Commissioners, being their nth, 12th, 13th, 

14th and 15th Annual Reports, folio, 1821-1825, boards. 

This Volume contains an Appendix, comprising Abstracts and 
References to the principal Records and Public Documents 
connected with the Acts of Settlement, and Explanation, preserved 
in the Rolls and Chief Remembrancer’s Offices, Four Courts, 

Dublin. 

Inquisitionum in Officio Rotuloruin Cancellariae Asscrvatarum Reper-' 
torium, folio. 

Vol. 1. Leinster, 1826, boards. 

Vol. 2. Ulster, 1829, boards. 

The first Volume contains a Repertory to the Inquisitions in 
the Rolls Office, and comprises the several Counties within the 
Province of Leinster ; the second Volume those of Ulster. The 2. 
Inquisitiones post Mortem were taken under Commissioners 
directed to the Escheators of each province and others joined 
with them, finding by the oath of a Jury w’hat Lands any person 
died seised of, by what Rents and Services they were held, and 
who was the next Heir, and his age ; by all which the right of the 
Crown to escheat, or wardship, was ascertained. 

Rotulorum Cancollarias Calendarium in Hibernia, Vol. 1, Part 1, 
folio 1828, boards. . ■ , . • 

Upon the Rolls, of which this Calendar is an abstract, are to 
be found grants of lands in fee or otherwise, creation of hohours, t 
charters of incorporation, grants of offices, presentations, deniza- 
tions, wardships, pardons, ancient statutes, Kings letters ana other 
State documents, with several inquisitions, and many deeds, con- 
veyances, letters of attorney, and Chancery proceedings - - 

625. B 2 
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II . — Works fairly transcribed for Public use. 

The following Works, compiled under the authority of the Commission, instead 
of being printed have been fairly transcribed, and lodged in the followimr offices • 



i. In the late Auditor-General’s Office : 

Fair transcript of Indices Nominuni et Locorum formed to the Books 
of Patents of the reigns of James I. and Charles I. 

The like to those of defective titles 

The like to the Decrees of the Court of Claims - 

The like to the Certificates of - ditto - 

The like to the Transplanters certificates - 

The like to the Books of Patents of the reign of Charles II. - 

The like to the Books of Assignments, &c. - 

The like to the Exchequer Decrees ------ 



«» 



2. In the Prerogative Office : 

Fair transcript of the Index formed to Wills in this repository, com- 
mencing about the year 1536 ------- 

The like of the Administration Index 

The like of the Inventory and Index to the Cause Papers 



3. In the Rolls Office, Chancery : 

Fair transcript of the Repertory formed to the Decrees of Chancery 
The like of Indices Nominum et Locorum thereto 



- 6 ' 



To the foregoing may be added, 

4 - The transcript made of the Regal Visitation Books in the Prero- 
gative Office, contained in - - 

5. The transcript of the Books of Returns to Ecclesiastical Pro- 

motions in the First Fruits Office, contained in 

6. The transcript of the Collections of Deeds and Wills extracted 

from the Inquisitions in the Rolls and Chief Remembrancer’s 
Office, and estimated at 

7. The General Index or Classified Schedule of the Parliamentary 

.Records - J 



HI . — Works now at Press. 

1. The second part of Vol. 1. of the Calendar to the Patent Rolls, 
commencing with the reign of Henry 8th above described 

2 ' "^JamesT 011111 ' 011 ° f ^ com Ptking the reign of 

3. Repertory to the Munster Inquisition in the Rolls Office - 

4. The Collection of Charters, civil and ecclesiastical - 

5. Liber Hibernia?, or an Inquiry and Report on the Establishments 

ot Ireland, printing in England 



6 . 
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IV. — Works in progress of Publication, 8 $c. 

No. of 

1 . The volume described in this Return, containing the Addenda and 

Corrigenda of the present edition, including all ancient inedited 

Statutes 

N. B. — The revised edition of this Work, if printed in folio, 

would form at least ------ 9 

2. The Catalogue of the MSS. Trin. Coll. Dub. - - - - 1 

3. The Acta Regia Hibernica, the materials from which the Collec- \ 1 8 

tion of Charters now at press has been formed •• - - 1 [ 

4. Calendar to the early Plea Rolls in the Tower - 1 

5. The like to the Memoranda Rolls of the Exchequer - - - 2 

6. Repertory to the Inquisitions of the Province of Connaught • 1 

7. The like Repertory to those in the Chief Remembrancer’s Office - 1 

8. The volume of Ecclesiastical Documents already described - 1 



All which is respectfully submitted, 



Record Tower, Dublin Castle,') 
24th J une 1 830. J 



IV. Shaw Mason, 

Sec. Com. Pub. Rec. Ireland. 
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